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MEMORANDUM FOR: Contracting Seer 4 Meveaber 15 


SUBJECT : Contract ans) 


1. Attached herewith is a communication from Kally waich ha 
handed te me in Burbank pe M October, As you will see it sete firth — 
the additional cost te be ibcurred as a renult of changes in the ecipe of 
| werk under aur contract with his company. It aleo requests ceafl rms- 
| tien that we desire these modifications and additions te tie original 


281A pregram te be undertaken. I would Slate it if ald, as a matter 
of urgency, coneult with {and others az 
apprepriate) and prepare a reply for my signature. 


2. I think we are all agreed as to the necesetty fer items l. 2. 
3, 5, and 6, I believe you Should, however, scrutinize the costs techade i 
wader these headings. Ase te item 4, I am entirely el what {: covers 
since our original scape of work presugwbly included the cost af he ARS! 2 
radios which have already been procured and the cost of their ies alla tie 
in all sireraft. Gand, it would seem t me that the cest of imstaliatia: 
of the ARC-~12 should bea saving to be set against the cost of installatio: 
| of the ARC-34, 1 am alee Gisturbed dy the implication is item. 4 that the 
ARC-{2 1 going t be installed in sizcealt members 4 and §. I had hope! tat 4. 
| ARC-~-34 would be installed beginning with sumber 4 or at the latest with 
number 3. Im the event that you address a further inquiry to Lechheed e 
this item 4, I wish you would ask them definitely what their plans are fo: 
the installation of the ARC-34. 


| : s/per m 
RICHARD M. BISSELL, if. 
Denny Pro. Preject Dir ee tor 
ce: Directer 
at * ö 

RMB :djm . ee shoe! 
1-Addressee asa RS IZ 
| 2-Pre, Dir. Chrono . pee 
| 3-Dep. Pro, Dir, 5 (aller . oo 7 1 
ö 4-Project Chrono 2 rae 
| 5-Preject Sab]. Zee, vl, pew ee, 0 Wi 7 
6-Preject Reading 9 5 . 
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